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UNCLASSIFIED 

PAGE 01 KHARTO 02743 201256Z 
44 

ACTION AID-59 

INFO OCT-01 AF-05 ISO-OO EB-11 IGA-02 /078 W 

056529 

R 201235Z DEC 73 
FM AMEMBASSY KHARTOUM 
TO SECSTATE WASHDC 7512 

UNCLAS KHARTOUM 2743 

FOL TEL SENT ACTION NAIROBI DEC 17 RPTD FOR YOUR INFO: QTE: 

UNCLASSIFIED KHARTOUM 2743 

AIDAC 

NAIROBI FOR REDSO/EA 

E.O. 11652: N/A 
SUBJ: RAHAD PROJECT 

!. IN DISCUSSION WITH GOS/BERGER DECEMBER 15, IT WAS IDENTIFIED 
THAT THE GOS HAS FOUR CAT TOWED SCRAPERS AND FOUR CAT TRACTORS 
AVAILABLE FOR ASSIGNMENT TO THE RAHAD PROJECT. HOWEVER, THIS 
EQUIPMENT DEADLINED DUE TO LACK OF SPARES AND FX FUNDS BY GOS 
TO PROCURE SPARES. IN ADDITION, GOS HAS TWENTY UNITS OTHER CAT 
EQUIPMENT NOW WORKING VN PROJECT. 

2. BASED UPON THE ABOVE SITUATION, REDSO REP. INDICATED TO GOS 
POSSIBILITY OF AID ESTABLISHING SPARE PARTS PROCUREMENT FUND 
USING LOCAL CAT DEALER KHARTOUM SIMILAR TO LAKE SHORE ROAD AND 
IHA 017 PROJECTS. THIS WOULD PROVIDE IMMEDIATE INPUT TO PROJECT 
BY AID, ALLOWING MAJOR INCREASE EXCAVATION CAPABILITY FOR 
PROJECT. 

3. REDSO REP., WITH GOS/BERGER, WILL WORK OUT DETAILS TO PROCEED 
WITH ABOVE. A FORMAL REQUEST BY GOS TO REDSO FOR ESTABLISHMENT 
OF ABOVE WILL BE CARRIED NAIROBI. FORMAT WILL FOLLOW SAME 017 
PROCEDURE, I.E. REASONABLENESS, COST, ETC. GOS WILL PAY 
TRANSPORTATION BELGIUM TO KHARTOUM, LOCAL CAT DEALER MARKUP, 
UNCLASSIFIED 
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BELGIUM. ANTICIPATE FUND WOULD INITIALLY OPENED FOR U.S. 
DOLLARS 50,000 FROM SPARE PARTS OR CONTINGENCY PORTION 
LOAN. 

4. DURING STOPOVER ADDIS DECEMBER 20-21 WILL REVIEW DETAILS 
AT IHA RE PAYMENT DOCUMENTATION, ETC., 017 PROJECT FOR USE 
ABOVE. 

5. TAYLOR WILL ASSIST AND PROVIDE REVIEW THIS PROPOSAL RE 
NEED CAPABILITY GOS TO ORDER AND INSTALL PARTS PROCURED THIS 
METHOD. 

6. IF ANY OBJECTION ABOVE, PLEASE ADVISE O/B DECEMBER 19 
OTHERWISE WILL PROCEED. BREWER 

UNQUOTE BREWER 
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NNN 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 




Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 20 DEC 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973KHARTO02743 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: KHARTOUM 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19731214/aaaaajsk.tel 

Line Count: 76 
Locator: TEXT ON-LINE 
Office: ACTION AID 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: n/a 

Review Action: RELEASED, APPROVED 
Review Authority: thigpegh 
Review Comment: n/a 
Review Content Flags: 

Review Date: 12 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <12-Dec-2001 by williadt>; APPROVED <20 FEB 2002 by thigpegh> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

Secure: OPEN 

Status: NATIVE 

Subject: RAHAD PROJECT 

TAGS: EAID, SU 

To: STATE 

Type: TE 
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